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Message Text 

CONFIDENTIAL 

PAGE 01 STATE 051497 
ORIGIN OC-06 

INFO OCT-01 AF-10 ISO-OO CCO-OO SY-05 /022 R 

DRAFTED BY OC/PE-E:BSKOFFMAN/PWS 
APPROVED BY A/OC:WENAEHER 
OC/PE:GRYOUNTS 
A/OC/AF:RLOCHMILLER(SUBS) 

DESIRED DISTRIBUTION 
A/SY/FO, A/SY/NSU, OC/S, AF/EX 

066962 282142Z/64 

O R 282131Z FEB 78 
FM SECSTATE WASHDC 
TO AMEMBASSY KIGALI IMMEDIATE 
INFO AMEMBASSY ACCRA 
AMEMBASSY NAIROBI 

CONFIDENTIAL STATE 051497 

NAIROBI FOR RCO AND RSO/TSO; ACCRA FOR RCO; FROM OC/PE 

E.O. 11652: XGDS-2 

TAGS: AFAC, ABLD, ASEC 

SUBJECT: KIGALI AFRECONE RENOVATIONS 

REF: KIGALI 0189 

1 . A/SY TO DEVELOP A RESPONSE TO REFTEL CONCERNING 
SEABEE PERSONNEL. 

2. IN MEANTIME, DEPT NEEDS CURRENT STATUS REPORT. DID 
CONSTRUCTION OF ROOM 6 AND GENERATOR ROOM BEGIN ON OR 
ABOUT FEB. 20? 

3. DEPT ASSUMES THAT C&R A/C UNIT WILL HAVE TO BE SHUT 
CONFIDENTIAL 

CONFIDENTIAL 

PAGE 02 STATE 051497 

OFF AS WORK PROGRESSES ON ROOM 6. SINCE CHILLED WATER 
A/C SYSTEM WILL NOT BE INSTALLED UNTIL LATER, WILL THIS 
CAUSE POST ANY PROBLEMS? WHAT IS POST'S BEST ESTIMATE 
WHEN CHILLER SYSTEM WILL BE ON SITE FOLLOWING ITS ARRIVAL 
IN MOMBASA IN MARCH? 

4. RE PARA 2 REFTEL, MATTER IS UNDER REVIEW AND POST WILL 
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BE ADVISED OF FINAL DECISION. VANCE 

CONFIDENTIAL 

NNN 
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Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 28 feb 1978 

Decaption Date: 01 jan 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 20 Mar 2014 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1978STATE051497 

Document Source: CORE 

Document Unique ID: 00 

Drafter: E:BSKOFFMAN/PWS 

Enclosure: n/a 

Executive Order: X2 

Errors: N/A 

Expiration: 

Film Number: D780092-0694 
Format: TEL 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1978/newtext/t1978022/aaaaabip.tel 

Line Count: 63 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 
Message ID: 212708d1-c288-dd11-92da-001cc4696bcc 
Office: ORIGIN OC 

Original Classification: CONFIDENTIAL 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: CONFIDENTIAL 
Previous Handling Restrictions: n/a 
Reference: 78 KIGALI 189 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 27 apr 2005 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
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Secure: OPEN 
Status: NATIVE 

Subject: KIGALI AFRECONE RENOVATIONS 
TAGS: AFAC, ABLD, ASEC 
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